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17 September 1959 


Dear Dan: 


Attached is the signed original and one copy of 


Amendment No. 20 to Contract A-101. 


Sincerely, 


25X1A 


_ Jack 


Enclosures: Amendment No. 20 
to Contract A-101 - 2 copies 
DPD -5440 -59 


MSTA, 0 fF, 


TC co lat 
ie rs) Ps 


This document contains information affecting the nationaf 
defense of tha U-ited States within tha aeaniod cf the 
Espionage Laws, Tih: 18 U.S.C., Section 793 are! 794, Its 
transmission or the ravalation of its contents in any 
manner fo an unauthorized person is prohibited by law. 


Approved Fof’ 311P81B00878R000100090012-4 


Approved ForRelease 2002/08 (} REF RDP81B00878R000100090012-4 


DPD=$5441~59 
10 August 1959 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No, 20 to Contract No. A-101 with 
a Ramo Wooldridge Inc., Los Angeles, California, 


25X1A Project CHALICE 


1. This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is set forth 
in Paragraph 4. 


2. Contract No. A-101 and Amendments Nos. 1 = 19 thereunder 
provide for the research and development and production in connec= 


tion with electronic systems and supporting equipment being procured for 
Project CHALICE, Office of Communications, Ps/aDp 


i 3. Amendment No. 20 to the contract has been drawn to extend 

( the period of performance under the contract through 15 October 1959, 
This extension has been requested by the Contractor to cover the 
completion of System 4 testing and completion of technical manuals. 
No additional funding is required for this Amendment, 


4. Concurrence in Amendment No, 20 to Contract No, A-101 is 
recomended. 


ee, Contracting cer, 
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SUBJECT: Concurrence in Amendment No. 20 to | Contract Now A~-101 with - 
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oo 


The undersigned has sevice the subject coneraat or. ansément a 
ae ‘and finds that the scope of work ineluded therein ‘is: ‘in. ance 


with the requirements levied on the Project’ CEMAICE. asheheene = 
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